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Boston, February 1, 1008. 
Hon. Patrick A. Collins, 

Mayor of the City of Botton : 

Sib, — The Board of Street Commissioners present the 
following as the report of the Street Laying-Out Depart- 
ment, including a statement relating to public lands in their 
care, for the year ending January 31, 1903, 

Under the orders for laying out, widening and extending 
streets passed by the Board during the year, land to the 
amount of about 95,824 square feet was taken for street 
purposes. Streets having a total milei^e of 2.10 were 
made public ways. Under authority of the acts of the 
Legislature of 1891, for the assessment upon abutting prop- 
erty of the cost of laying out and constructing street*, there 
has been assessed upon fifty-five streets a total of 4593,488.09, 
and for fifteen public alleys a total of |19,574.57. For 
benefits of sewerage works assessments to the amount of 
$106,972.11 have been made. The total of benefits assessed 
for streets and sewerage works during the year is the sum 
$719,979.72. 

The Board has issued ninety orders of notice of intention 
to lay out, widen, relocate, extend and discontinue streets or 
parts of streets and public alleys, calling for public hearings. 
It has considered forty-four petitions for street improve- 
ments. For the laying of sewers and surface drains there 
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have been sixty-four petitions presented to the Board during 
the year. In the settlement of damages for takings of 
land, etc., for various changes in the city's streets, 161 eases 
have been acted upon by the commissioners. Claims for 
damages for sewers and surface drains ordered have been 
settled to the number of forty-seven. Thirteen petitions for 
release of assessments have been received and the releases 
made by the Board under authority of the acts empowering 
it to release parts of estates from assessments for sewers 
and sidewalks upon payment of the proportional parts due 
upon the parcels released. 

Under the provisions of acts of the Legislature giving the 
Street Commissioners authority to take land for and order 
the construction of sewerage works, orders have been passed 
for the improvement and relocation of various natural streams 
or water courses, and surface drainage has been supplied for 
territories needing it, as follows: At Dorckeater — Freeport 
Street brook, between Dorchester avenue and Pleasant street ; 
Oakland brook, between River street and the New York, 
New Haven & Hartford Railioad. At Brighton — Faneuil 
Valley brook, from Lake street to Rogers park. At We»t 
Roxbury — Roslindale branch of Stony brook, from Cohasset 
street to Washington street ; and Stony brook, Green street 
to Brookside avenue. 

Takings have been made for and sewers ordered built in 
the following private ways : At Roxhury -^ In Caldwell street, 
Lawton street, Mountfort street, Wensley street. Wait street, 
Wensley street. At Dorcketter — In Ballou avenue, Barnes 
street, Cornell street, Fesaenden street, Gustine street, in 
private land between Geneva avenue and Stanwood street, in 
private land between Highland avenue and Sheridan street, 
Jacob street, Jones avenue, Kineo street, Minot place, Ma^i- 
coma street, Mattapan sti'eet, Tileston avenue. Millet street, 
Northam park, Sheridan street. Spring street, Samoset street, 
Sheridan street, Stratton street, Southern avenue, Wales 
place, Wrentham park, Welles avenue. At Brighton -—la 
Coi'ey road, in private land from Foster street at Rogers park, 
Litchfield street, La Rose place, Nantasket avenue, Smith 
street. Waverly street, Wallingford road. At Wett Rox- 
hury — In Aldrieh street, Augustus avenue, Augustus avenue, 
Bellevue avenue, Bellevue avenue, Cass street, Cedar street, 
Cleaves street, Fletcher street, Kittredge street, Knoll street, 
Kittredge street, Montclair avenue, Malcolm street, Norfolk 
street, Temple street and Westover street. 
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Sewers have been ordered built in the following public 
slreets: 

Bath ttreet, from Post Office squnre nottherly. 

Boyhton street, at West Roxbury, from Stony brook to 
Lamar tine street. 

Bullard street, Dorohester, from near Rosseter street to 
Bowdoin avenue. 

Bowen street, South Boston, from C street 145 feet 
westerly. 

Brighton street, from Chambers street to Milton street. 

Baker street, at West Roxbury, from Spring-street brook 
aod railroad. 

Carson street, Dorchester, from Shoreham street, 340 
feet southerly. 

Centre street, Dorchester, near Centre court. 

Cotting street, from Lowell street to Wall street. 

Cottage terrace, Dorchester, from Marshfield street to East 
Cottage street. 

Chatham street, at Merchants' row. 

Copley street, Roxbury and West Roxburj', from School 
street to Atberton street. 

Canterbury street, West Roxbury, from Blue Hill avenue 
to Calder street. 

Concord street, Charlestown, from Bunker Hill street to 
Bartlett street. 

Cohasset street. West Roxbury, culvert across Carson 
street, Dorchester, from Shelbume street 206 feet southerly. 

Cass- street, West Roxbury, from Powell street to Ash- 
land street. 

Centre street. West Roxbury, from Arundel street to 
Fletcher street. 

Cedar street, Roxbury, from Columbus avenue to Centre 
street. 

Cedar street, Dorchester, from Sanford street to Man- 
chester street, 

Chickatawbut street, Dorchester, from Neponset avenue to 
Narragansett sti'eet. 

Dunham street, South Boston, from East Ninth street to 
Old Harbor street. 

Dorrance street, Charlestown, from Arlington avenue to 
Mystic street. ' 

Bigkton place, Brighton. 

Davenport street, Roxbury, from Tremont street to Colum- 
bus avenue. 

East Ninth street. South Boston, from Mercer street to 
Dunham street. 
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Endicott itreet, from Thacher street to Cooper street. 

East First street, South Boston, from P street to Q street. 

East First street. South Boston, from Vieksburg street to 
H street. 

Foundry street. South Boston, from Dorchester avenue to 
Broadway. 

Fleet street, from Commercial street to North street. 

Fox street, Dorchester. 

Faneuil street, Brighton, from Market street to Parsons 
street. 

Fuller street, Dorchester, from Capen street to Milton 
avenue. 

Garland street, from Washington street to Shawmut 



Geneva avenue, Dorchester, from Normandy street to Blue 
Hill avenue. 

Eenley street, Charlestown, from Wapping street to the 
Navy Yard. 

Salleck ttreet, Roxbury, to Caldwell street. 

Hayden street, from existing sewer to Fisher avenue. 

ffanover street, from Washington street to Cross street. 

ffalleok street, Roxbury, from Caldwell street to Prentiss 
street. 

Itiffleside street, Roxbury, from existing sewer to Blue Hill 

Kneeland street, from South street to Atlantic avenue. 

Kittredge street. West Roxbury, from Norfolk street, 

Lamartine street, West Roxbury, from Boylston street to 
Bell street. 

L street. South Boston, from Reserved channel, eight 
hundred feet towards East First street. 

Marshfield street, Dorchester, from Norfolk avenue to 
Cottage terrace. 

Mitchell street, South Boston, from West Ninth street. 

Mount Vernon street. West Roxbury, from Vermont street, 
four hundred fifty feet southeasterly. 

Morton street, Dorchester, from River street, two hundred 
ninety-five feet northerly. 

Murdoch street, Brighton, from south of Elmira street to 
Maple ton street. 

Monson street, Dorchester, from Sturbridge street to 
Temple street. . 

Massachusetts avenue, Roxbury, from railroad to Magazine 
street. 

Massachusetts avenue^ from Huntington avenue to St. 
Botolph street. 
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Millet street, Dorchester, from Colonial avenue to Talbot 
avenue. 

North street, from Fleet street to Clark street. 

Norfolk street, Dorchester, from Capen street to Nelson 
- street. 

Normandy street, Dorchester, from Devon street to Stan- 
wood street. 

Oak avenue, Dorchester, six hundred and fifty feet west 
from Plain street. 

Opkir street. West Eoxbury, from Brookside avenue to 
Washington street. 

Oakland street, Dorchester, from River street to Rockdale 
street. 

Prospect street, from Causeway street to South Margin 
street. 

Proctor street, Roxbury, from Norfolk avenue two hundred 
and fifty feet northeasterly. 

Parker Sill avenue, Roxbury, from near Wait street to 
Darling street. 

Pleasant street, from Tremont street to Carver street. 

Proctor street, Roxbury, from existing sewer one hundred 
and fifty feet northeasterly. 

Parker street, Roxbury, from Fisher avenue, to Heath 
street. 

Powell street. West Roxbury, from Spring street to Cass 
street. 

Renfrew street, Roxbury, from Winslow street to Harrison 
avenue. 

-Russell street, Charlestown, from Auburn street to Oak 
street. 

South Margin street, from Prospect street to and across 
Staniford street. 

Seaver street, Rosbury, from Blue Hill avenue three hun- 
dred feet northwesterly. 

South street. West Roxbury, from Dudley avenue to Brad- 
ford terrace. 

Saratoga street. East Boston, from Trumbull street to Pope 
street 

Summer street. West Roxbury, from Powell street to 
Autumn sti'eet. 

Stanwood street, Dorchester, from Columbia road. 

Sutherland road, from Strathmore road to Englewood 
avenue. 

St. Margaret street, Dorchester, from Roseclair street to 
Boston street. 
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Summit avenue, Brigliton, from Allston street to Common- 
wealth avenue. 

South street, from Kneeland street to Beach street. 

Thacher street, from Washington street north to Endicott 
street. 

Temple atrtet, Doreheater,' from River street to Monson 
street. 

Tolman street, Dorchester, from Neponset avenue to Nor- 
wood street. 

Tremont street, Roxbury, from St. Alphonsus street to 
Pontiac street 

Vermont street. West Roxbury, from Libby street to Mt. 
Vernon street. 

Warren street, Brighton, from Commonwealth avenue to 
Allston street. 

Wall street, from Cotting street to Causeway street. 

Wachusett street. West Roxbury, from Weld Hill street to 
Varney street. 

Warren street, Brighton, from Commonwealth avenue five 
hundred feet westerly. 

Wordsworth street. East. Boston, from Trumbull street to 
Pope street. 

Whitford street. West Roxbury, from Augustus avenue to 
Kittredge street. 

Walk Sill street, Dorchester, near Tileston avenue. 

Williams street. West Roxbury, from Washington street 
to Forest Hills street. 

The following is a list of new streets, with their lengths, 
laid out as public streets during the year : 

Boston Proper. 

Street, Feet. 

Dilworth street 308 21 

St. Botolph street 178.39 

Hale street 142.00 

628.60 
Roxbury. 

Dunreath street (extension to Aspen street) , 349.92 

Bynner street 317.00 

Davenport street 312.02 

Oewold street 282.81 

Atkinson street ,.,.,.. 846.40 

2,108.15 
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Dorchester. 

Millet street (Talbot avenue to Soathern avenue) . 
Ashland street (Mill street to Everdcaa street) 
St. Margaret street ...... 

Everdean street ....... 

Roseclair street ....,,, 

Elraont street ....... 

Lindsey street ....... 

Charlotte street 



Calder street 
Haverford street . 
Spalding street . 



West Roxbury. 



451.13 

290.12 
977.66 
382.44 

1,245.07 
750.33 

1,208.00 
879.00 

6,183.65 



477.76 
309.57 
325.20 



Swallow street 
Vicksburg street . 



Hamblen street 



SocTH Boston. 



Charlestown. 



505. 0'J 
250.82 



755.91 
329.60 



Recapitulation. 



DISTRICT. 

Boston proper 
Eoxbury 
Dorchester . 
West Roxbury 

South Boston 
Charlestown 



628.60 
2,108.15 
6,183.65 
1,112.53 

755.91 



11,118.44 = 2.1 I 



The following ia a list of the paasageways, with their 
lengths, laid out as public alleys during the year: 

Public alley No. 303, District No. 4, from Pinckney 

street, between Nos. 46 and 48 . . . 

Public alley No. 12, District No. 1, from Poplar 



Public alleys Nos. 13, 14, 15, from and iu rear of 
Poplar street 



Carried forward 



233.90 
70.91 
613.65 
918.46 
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Brought forteard 918.46 

Public alley No. 804, District No. 9, between 
Northampton street and Camden street, and 
Tremont street and Shawmut avenue . . . 526.00 

1, 444.46 

The following are wideninga made upon public streets 
during the year : 

Square leet of 

Stbebt. land taken. 

Blue Hill avenue, at Roxburj ..... 74 

Wasliington street, city proper 1,543 

Harrison avenue, city proper ..... 322 



Changes in Street Names. 
An order passed by the Board February 5, 1902, changing 
the name of that part of Hancock street leading from Bow- 
doin street to Freeport street, to Bowdoin street ; and that 
part of Freeport street, leading from Hancock street to Dor- 
chester avenue, to Hancock street, waa confirmed by the 
Boaid of Aldermen February 24, 1902, and took effect 
under the provisions of the law governing the matter March 
1, 1902. 

Authority given to open New Streets. 

Acting under the provisions of chapter 323 of the Acts of 
the Legislature of 1891, and acts in amendment thereof, the 
Board of Street Commissioners has during tlie pa^t year 
given permission to land owners to open the following private 
ways: 

South Boston. 

Carnegie street, westerly from Dorchester avenue. 

Ellery street, southerly from Carnegie street. 

Inman street, from D street to Fargo street. 

I>ighy street, from Summer street to Fargo street. 

Fargo place, from Fargo street to Inman street 

Inman place, from Fargo street to Inman street. 



Parker Hill terrace, from Parker Hill avenue. 

Borehester. 
Donkin terrace, from Savin Hill avenue. 
JSlder street, from Columbia road. 
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Lombard way, from Dorchester avenue. 

Cottage park, from Bowdoin atreet- 

Baker avenue, from Bodwell street to Quincy street. 

Lombard way, from Auckland street. 

Wellington road, from Magnolia street to Magnolia street. 

Tebroc street, from Bowdoin street to 1-evant street. 

Whitten ttreet, from Dorchester avenue. 

Redwood ttreet, from Centre street to Whitten street. 

Clematis atreet, from Centre street to Whitten street. 

Orchid itreet, from Centre street to Whitten street. 

Altkea ttreet, from Centre street to Whitten street. 

Palm street, from Centre street to Whitten street. 

Brighton. 
Sanderson place, from Faueuil street. 
Penniman road, from Braintree street. 
Denton road, from Braintree street. 
Mmery road, from Denton road. 

West Roxbury. 
Edna street, from Metropolitan avenue. 
Vista street, from Edna street. 
Ethel street, from Edna street. 
Ripley street, from May street to the Arborway, 
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Assessments fob Laying Oct and Construction of 

Stbbbts. 

AsaesHtuents have been levied upon the estates abutting 
upon the following streets, under the provisions of chapter 
S23 of the Acts of the Legislature of 1891, and acts in 
amendment or addition thereto, and chapter 527 of the Acta 
of 1902. 



TiiDlt) place 

Walnwilalit street.. ■ 

Kozellaalreet 

SlraCrord Btreel 



%'i^ii''wfnkL 



CardlDgton itreet. . . 



NottlnghBin Mrtet 

GalDBboroogh atreet.. . 



Cal lender street 

Shatter street 

MghUDsale (treeC... 



RugfrleB Bl 
AlbOD; an 



Leeds street 

ElizHbeth street... 

Stanley street 

MlddletoD street... 

Shepton sire; t 

Templeton street... 



Dec M, 

Aug. it; 

Nov. i2, 
May M, 
Aug. 10, 
July 8. 
Sept. 11, 



ie[l>K.'> 60 



5.461 13 



5.045 62 
36,216 93 

2,350 12 
12.35S 44 

5,t'»18 
14.S23 10 
17,0S2 JB 



800 35 



3,0Itl 43 

s;4e5ei 



Oct. 1, 1803 



1,1903 
3.' 1801 



11,1901 
111 1002 



28, 19"3 

io;iBa3 



3,1908 
13,1903 
13,1903 
13, 1903 
33.1903 
33,1903 

22,1903 
33.1IKI3 

33', 1903 
20,1903 
39,1903 

29|l903 
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Assessments for Laying Out and Construction op 
Public Alleys. 
AsBessmentB have been levied upon the estates abutting 
upon the following public alleys, under the provisions of 
chapter 323 of the Acts of the Legislature of 1891, and 
chapter 298 of the Acts of the Legislature of 1898, and 
acts iu amendment of or addition to said acts, and chapter 
627 of the Acta of 1902: 



Strbet. 


DhW of Order. 


Co*t. 


Amount 


Dateol 


PubUc4JlerNo.W2. 


0«, 12. 18M. 


»a,009T* 


M.009 76 


Uar. 81. IMn 


■■ m. 


" 14, 1898, 


2,888 77 . 


l,t»3S5 


Oct. 28. 190S 


•• " «0. 


■' 13,1899. 


2,72158 


1,380 70 


'■ 28. 1902 


■■ 442.. 


" IS, 18ro, 


3,213 27 


1,«1«46 


•■ 28. 1902 


" ens.. 


" 19, 189B. 


877 99 


438 99 


'■ 28. 1902 


" 130.. 


Nov. 10, im. 


1.978 30 


099 18 


Nov. 10, 1902 


■■ «T.. 


Oct. 12. 1898, 


3,274 89 


1,687 44 


'■ U, 1902 


" m.. 


■' 12. 1898, 


1,079 07 


830 98 


" 11, 1901 


■• 41«.. 


'■ 12. 1896. 


8,187 Jl 


1,563 38 


'■ 14, 1901 


■' 436-. 


Nov. 10, 1896, 


2,89168 


1,34S 68 


" 21, 1902 


•' 43S.. 


•' 10. im. 


1.779 77 


689 10 


Deo. 6, 1*03 


•' 434.. 


" 10. 1899, 


1,426 95 


UI3 46 


■• 8, 1902 


■■ 4BS.. 


" 10. 1898. 


1,8-1 77 


836 80 


6, 190J 


■' 401.. 


Ocl. 12. 1898, 


S.71S 42 


1,871 71 


Jan. 22,1908 


" ««■■ 


'• 12. 1898, 


1.290 94 


B19 00 


" It, 1903 






$36,394 03 


(19.574 57 





The following payments were made for land damages and 
other claims on account of widening, relocating, and extend- 
ing streets : 

Laying out and construction of highways , . $177,996 23 

Highways, making ot 79,339 60 

Brighton 14,717 83 

East Boston 13,137 81 

Dorchester 52,019 60 

Roxbury and West Roxbury .... 42,778 86 

Chariestown street 58,500 00 

Blue Hill and other avenues .... 14,670 09 

Carleton street 2,960 00 

Rutherford avenue 73,554 23 

8529,674 25 
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I'ftyments were made for land takings for surface drainag^o 
and sewers, under the provisions of chapter 426 of the Acts 
of the Legislature of 1897, aggregating *55,900.47. 

Expenditures. 
Salaries and other Expentea. 

Salaries 128,667 60 

Advertising 2,220 73 

Printing . . . 414 47 

Stationery 274 28 

Carriage hire 892 00 

Telephone and messenger service .... 180 08 

Books and maps 96 50 

Office fittings 237 20 

Incidentals 364 7d 

Estimates 4,068 00 

Public Z,ands, 
Care tide-gates, King's 

mill pond land, one year, $100 00 
Taking down and rebuild- 
ing wall on Albany street, 500 00 

J600 00 

Care of Thomas-atreet Bchool estate . 25 00 

Snow shovelling, Thornton -street school 

estate 10 00 

Snow shovelling, Elm-street estate . 5 00 

Taxes, Town of Hull . 852 59 

Taxes, City of Everett . 16 90 

69 49 

709 49 



t38,125 10 



The expenditures of the Surveying Division of the Street 
L^ying-Out Department have been as follows : 

Salaries . 

Instruments and repairs 
Surveyors' supplies 
Stationery and printii 
Printing . 
Books and maps 
Travelling expenses . 
Car tickets 
Telephone 
Office fittings 
Incidentals 
Advertising 
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Public Lands. 

The following is a list of the real estate belonging to the 
city in charge of the Board of Street Commissioners : 

City Proper. 

DeiCriptlOD. Square Feet. 

Albany street, land opposite East Brookline street, 1,074 

Rented for 1100 a year. 

Harrison avenue, land between Brookline and New- 
ton street 4,740 

\ South Boston. 

Gold street, land on southwest side, between A 

street and the New England Bailroad . 1,100 

Vharleatown . 

Kntherford avenue, land on northeast side . . 29,445 
Small part of rented at $12 a year. 
Remainder occupied by city departments. 

Elm street, land and building on southeast side, 

corner of Lincoln place , ... 3,397 

Roxbury. 
Ritchie street, land opposite the Marcella-street 

Home 22,716 

Thornton street, Thornton-street Primary School 

estate 6,644 

Dorchester, 
Gibson street, land on north side .... 74,600 

42,000 square feet rented to Sewer Division of 

Street Department at S400 a yeai'. 
32,000 square feet rented to Boston Water Board 
at 8300 a year. 
Baker's court, old lock-up estate .... 1,580 

King's mill pond, so called, being that part of the 
bed of Tenean creek, or Smelt brook, between 
Mill, Exchange, Park and Adams streets and 

Neponset avenue, about 470,386 

Southern avenue, land on south side, between Ber- 
nard street and Elmhurst street . . . 4,335 

West Boxh'ury. 

Moreland street, land 30,421 

Thomas street, Thomas-street Primary School estate, 10,954 



i;,CoogIe 



City Document No. 41. 



JiriffhtoTk. 
Western avenue, marsh northeast of Westeni avenue 

and northwest of North Harvard street . . 10,890 

Parkman street, laod on southwest side of , . 5,000 

Talanda, etc. 
Great Brewster Island, Boston Harbor, about 16 acres. 
Apple Island, Boston Harbor about 9J- acres. 
Summer and Pleasant streets, in town of Everett, 

old gravel pita 20,700 

Acts of the Legislature provide tha.t,the Board of Street 
Connnissio tiers, at the request of the Schoolhouse Commis- 
sion, shall take, by pur(ihase or otherwise, such lands for 
school purposes as the Schoolhouse Comniission, with the 
approval of the Mayor, shall designate, etc., and that the 
damage sustained by any person under such taking shall be 
determined by agreement between said Board and said per- 
sons, etc. Under these acts the Board have taken during 
the year the following lands : 



■— - 


School. 


From Whom Taken. 


Taking. 


NormsD and South 
Marglu fltreetB.., .. 

BfTon and Horace 


New school 

New school 

New acbool 

New school 

OlbBon School.... 
Hancock School... 
Cbarleetown High 


Simon MUler and other*.. 
WUliaai B. Falrclough and 


Feb. ai, wca 








Willi 


April B.1»(B 

Julyai,19(« 
July !6, 1902 
Aug. 7. 1902 

Aug.l9,l»0S 
Aug.lB,190S 


H alb treet 








Pri ce treat 




Mouumeut <»q«are,... 






Chapman School.. 

Blgelow School... 

Eliot and Ware 
Schools 

LoDBfellow School 
Gibson School.... 

Primary achool... 

Primary school. .. 


Sarah A. Tasker and others. 
George W. Jacobs and 


Silver «.dW. Fourth 






' Tile9M)i.''BlreeW 


Mary A. J. Kenneallj and 




South and Farquhar 




Nov 14 19(B 








EaM Fourth aniJEmer. 


Freeman A. McKenile and 








Ka«t^Fo^rtlM.ndEiner- 


Heirs ot Elizabeth JoMph.. 


April 28.1908 
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During the financial year the following payments have been 
made for lands taken by the Board of Street Commissioners 
for school purposes : 

William H. Kent School : 

Catherioe Field $4,000 00 

Longfellow School : ' 
Charles H. Dow 7,825 00 

Heath street ; 
Frederick Bleiler 22,929 00 

Westville and Head streets : 

Heirs of Reuben Green .... 9,111 00 

Horace and Byron streets : 

James C. Stover 4,160 00 

William E. Brown 3,900 00 

School street : 

Joseph W. Adams 13,841 49 

East Fourth and Emerson streets : 

Elizabeth L. Reed 9,000 00 

Heirs of Elizabeth Joseph .... 6,500 00 

Freeman A. McKenzie 9,000 00 

Columbia road : 

Heirs of Richard Clapp .... 16,550 00 

W. S. Stevens 10,000 00 

Norman street and North Mai^in street : 

Ephraim Lissner 15,430 00 

Herbert K. Hallett 26,000 00 

Simon Miller 8,400 00 

Harris Lopato 10,000 00 

Girls' High School ; 

The German Lutheran Society in the City of 

Boston 14,000 00 

Hancock School : 

William J. Flynn 22,500 00 

Gibson School : 

William H. Wood 1,88105 

Bigelow School : 

George W. Jacobs 4,443 00 

Joseph A. Campbell 3,650 00 

Estate of Gilbert Wait .... 3,950 00 

Huntington avenue : 

Jeremiah C. Spillane 36,000 00 
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Sl'Eveying Division. 

Early in the year, in response to an urgent demand for 
economy, the force comprising the Surveying Division of this 
department was reduced materially, and consequently the 
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result of its operations was not so large as in previous yeai^s. 
Its efiBcieney is stiU unimpaired, howeVer, and a good 
standard was maintained, and the work has been carried on 
uninterruptedly throughout the entire year. 

During this time considerable field work was done, the 
results of which have been, or will be, utilized in the making 
of sectional plans for refiling, where changes have been 
allowed on petitions, under chapter 210 of the Acts of the 
Legislature of 1898, and also for the making of entirely 
new sectional plans. 

The changes made in the law relating to the laying out 
and construction of highways, under chapter 521 of the 
Acta of the Legislature of 1902, approved June 27, 1902, 
made it imperative that a large and unusual amount of sur- 
veying should be at once done, for the purpose of preparing 
plans for the laying out of streets and for plans to be made 
in connection with the assessment of betterments for the 
same. It therefore seemed advisable to' anticipate the filing 
of the sections covering large areas, and make the surveys 
for the individual streets upon which there seemed to be a 
necessity for immediate improvement, and which could be 
utilized at once for this purpose, and later be embodied in 
the completed work for filing. 

The more extensive surveys of this nature were made in 
Dorchester, West Roxbury, and Brighton Districts. 

Early in the year instructions were given the division to 
direct its immediate attention to the preparation for the refil- 
ing of plans upon which petitions had been received, asking 
for changes under the law of 1898, where the original filing, 
which was of necessity in a degree anticipatory, did not 
seem to fulfil the present conditions, many of them which in 
the opinion of the Board seemed proper have been made, 
while others are in progress and about to be submitted. 

The work in detail is as follows : 

TrI ANGULATION. 

Although no great amount of work in the field on tri- 
angulation was done during the year, there was office work 
in connection with it, on computations, in the completion of 
plans, and in the preparation of others, showing the system 
previously started and in progress. 

A number of points were occupied, and one among them 
which may be mentioned, considering that it was the most 
dangerous ever occupied by the department, is the terminal 
station in Dewey square, whose position, as well as that of 
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the Btone monument at the intersection of Atlantic avenue 
and Summer street, was determined for use of another city 
department, in connection with the work on the Atlantic 
avenue extension bridge, over Fort Point channel to South 
Boston. It was necessary that the work should be done on 
Sundays, as the immense volume of smoke, ever present in 
this vicinity, made it absolutely impossible to take observa- 
tions on ordinary days, while the traffic here, at this time, 
being so great that the meftsuring of line was also prohibitive. 
The following is a statement in detail of the plans made in 
connection with this branch of the work : 

Plan of all the triangulations made, showing positions, 
bearings, and distances, including all large traverses that 
would be of general value : size, 6 feet by 4 feet ; scale, i^tj- 
(In progress.) 

Sixty-six plans on natural scale, showing cuts to and from 
triangulation points ; size, 2 feet by 2 feet. (Completed.) 

Twen^ plans on natural scale, showing cuts to and from 
triangulation points ; size, 2 feet by 2 feet. (In prepress.) 

Plan 3. 

The work on this plan was confined to a very small terri- 
tory, principally in one section, W 71, where work preparatory 
to filing was done. 

This territory is bounded approximately by the Shawmut 
Branch Railroad, Codman street, Dorchester avenue and 
Van Winkle street. The improvement consisted in the 
location of a 40-foot street (Carnac street) parallel with and 
about 200 feet distant from Van Winkle street; from this 
street, and distant from Magdala street about 165 feet, and 
practically parallel with it, is projected Oalhoun street, 40 
feet in width; while about 155 feet, and parallel with this 
street, is Genoa street, both continuing to Codman street. 

This improvement is entirely a local one, and is in accord 
with the designs of the holders of the larger tracts, and 
necessitated the refiling of a section previously filed (W 90) 
on account of the elimination of one street (No. 843) the 
initial portion having been shown in this section. 

Plan 5. 

A small amount of work was done during the year on this 
plan, and consisted largely in the preparation of plans for 
refiling. 

A large tract of unimproved land, lying between Blue Hill 
avenue, Morton street, and Harvard street, on which provi- 
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sions had previously been made for its development with 
40-foot streets, changed owners, and the present possessoi's 
of the property desiring 50-foot streets rather than the 40-foot 
streets shown on the plan as filed, consequently petitioned 
the Board for such a change, which being granted the neces- 
sary work was undertaken and the plans were prepared and 
subsequently filed. The work, though not extensive, kept a 
small force employed several weeks. 

Other woik of like character was done on this territory 
lying on the northerly side of Talbot avenue, along Franklin 
field, while on the southerly side of Franklin field consider- 
able office work was done relating to a change of grade of 
Stratton street, to enable it to better conform to the grade at 
which the park has been constructed ; on the easterly side of 
the held work in the same line was continued, which related 
particularly to Bernard street. 

Five hearings were given during the year, under authority 
of chapter 210 of the Acts of the Legislature of 1898, on 
the following dates; June 13, 1902, July 25, 1902, Novem- 
ber 14, 1902, and two on December 5, 1902. 

The hearing given on June 13 was in connection with 
Plan 12, and was on territory shown on Sections X 34, X 48, 
X 52, X 53, X 69, X 70, X 71, X 90, Y 80, Y 81, Y 82, Y 98, 
Y 99, Y 100 and Dd 2, and was in relation to a proposed 
widening of Harvard street to 60 feet, from Blue Hill avenue 
to the boundary line, between Boston and Hyde Park. The 
plans showing these changes have not yet been filed. 

The hearing given on July 25 was on territory shown on 
Sections X 48, X 52, X 53, X 68 and X 69, and was in 
I'elation to the elimination of the 40-foot streets numbered 
928, 929, 931, 954, 1079 and 1081, and the substitution 
therefor of streets 50 feet in width, to be located parallel 
with and somewhat north of those shown on the filed plans; 
also the elimination of street numbered 1084, with no pro- 
vision for a substitute. 

The changes were made according to the petition and Sec- 
tions X 52, X 53, X 68, and X 69 were refiled, November 5, 
1902, and X 48 was refiled November 17, 1902. 

The hearing given November 14 was on territory shown 
on Sections X 47, X 54 and X 55, and was in relation to the 
revision of tlie grade of Stratton street. The plans showing 
these changes have not yet been filed. 

The first hearing held on December 5 was on territory 
shown on Sections X 36, X 45 and X 56, and was in relation 
to the relocation of Bernard street or Cemetery lane, showing 
a deflection of it westward from the location filed, to coincide 
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with the easterly line of the Catholic cemetery betweea 
Talbot avenue and the New England Railroad. The plana 
showing these changes have not yet been filed. 

The second hearing held on December 5 was on tenitoiy 
shown on Section X 35, and was in relation to a relocation 
of the extension of Kingsdale street (Street No. 1643), 
deflecting it slightly southwesterly from the location shown 
on the filed plan. The plan showing theae changes has not 
yet been filed. 

In connection with the work enumerated above the follow- 
ing has been done: 

Number of titles looked up 473 

Number of conveyances copied .... 316 
Number of plans copied from Suffolk and Norfolk 

Registries and elsewhere ..... 38 

Plan 6. 

No hearings whatever were held during the year on this 
plan. A small force was detailed in the field, and another 
employed in the office during the summer on work on a ter- 
ritory shown at a previous hearing held under authority of 
chapter 210 of the Acts of the Legislature of 1898, lying on 
Codman Hill and bounded approximately by Washington 
street, Morton street and Fainuount street. 

Still another force waa detailed on work on the territory 
sloping southerly from Walk Hill street, below Blue Hill 
avenue, to HaiTard street, with particular reference to 
Sections X 91 and X 92, which includes a portion of Walk 
Hill street, Tileston avenue, Mattapan street. Dyer avenue 
and Almont street. 

The following is a statement of the work done during the 
year: 

Plan from actual survey of one section, X 90 j size, 5 feet 
by 5 feet ; scale, jij. Completed. 

Plan from actual survey of two sections, X 82 and X 89 ; 
size, 9 feet by 6 feet; scale, j-^^^. Completed. 

Plan from actual survey of two sections, X 83 and X 98 ; 
size, 9 feet by 5 feet ; scale, w-J-j . Completed. 

Plan from actual survey of two sections, X 84 and X 97 ; 
size, 9 feet by 5 feet; scade, g-Jjj. Completed. 

Plan from actual survey of two sections, X 85 and X 96 ; 
size, 9 feet by 5 feet ; scale, n-^^. Completed. 

Plan from actual survey of^ two sections ; X 92 and Ee 9 ; 
size, 9 feet by 5 feet ; scale, j^^. In progress. 

Plans and profiles completed, showing the grades of the 
following street : 
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Nevada street, from Street No. 658 to Street No, 559. 
Offden itreet, from Wilmii^ton street to Street No. 562. 
Oakridge street, from Codman street to Morton street. 
Codman itreet, from Washington street to Moi"ton street. 
WUnttT^toH street, from Milton avenue to Morton street. 
Street No. 550, from Wilmington street to Codman street. 
Street No. 558, from Washington street to Oakridge street. 
Street No. 559, from Washingtan street to Milton avenue. 
Street No. SOSS, from Ogden street to Milton avenue. 
In connection with the plans enumerated above the follovr- 
ing work has been done : 

Number of titles looked up .... 48 

Number of conveyances copied . . . . S5 
Number of plans copied from Suffolk and Norfolk 

Registries and elsewhere ..... 7 

Plan 7. 

Under this plan the only field work of any magnitude done 
during the year was in that part of it lying in South Boston, 
and was in relation to the * territory adjacent to Dorchester 
street ; the piineipal feature being the proposed widening of 
that street from West Eighth street to Dorchester avenue to 
a uniform width of 80 feet. At present Dorchester street, 
from Broadway to West Eighth street, is a spacious way 80 
feet wide, but beyond here it narrows until it approximates 
an average width of 50 feet. 

This street is second in importance in South Boston, lead- 
ing as it does directly from the heart of the peninsular to 
Dorchester and Roxbury and the towns beyond. With a 
portion of it left unimproved at this width, encumbered with 
two lines of car tracks, its value as a thoroughfare and 
traffic way will be materially reduced. 

The Board deemed it advisable to make it of uniform width 
of 80 feet from Broadway to Dorchester avenue, and surveys 
to that end were undertaken, carried to completion, and the 
plans arranged for the filing of the initial portion. 

These surveya, and a small amount of work done in the 
vicinity of Crescent avenue station, on the New York, New 
Haven and Hartford Railroad, constitute all the field work ; 
considerable office work was, however, done on computations 
and in preparation of plans. 

Two hearings were held during the year, under authority 
of chapter 210 of the Acts of the Legislature of 1898, on 
March 28, 1902, and on November 21, 1902. 
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The hearing held on March 28 was on territory shown on 
U 8, and was in relation to the widening of Dorchester 
street, from Dorchester avenue, from 70 feet to 80 feet. 

The plan showing these changes has not yet been filed. 

The hearing held on November 21 was on territory shown 
on Section U 33, and was in relation to an extension of 
Shelhurne street, from Columbia road to Moseley street. 
The plan showing these changes has not yet been filed, 

In connection with the work enumerated above, the follow- 
ing has been done: 

Number of titles looked up 18 

Number of conveyances copied 12 

Number of plans copied from Suffolk and Norfolk 

Registries and elsewhere 4 

Plan 8. 

In the early summer one or two parties were eng^ed upon 
surveys on a territory bounded approximately by Cambridge 
street, Gordon street, Gordon-street extension, Hiehbom- 
street extension, Everett street and Braiutree street; fixing 
lines of the streets, and locating new streets for which a new 
filing had been petitioned. The holdings of this property 
and the conditions existing at the time of the original filing 
having materially changed, and as some modification was 
desired the work to'that end was inaugurated and completed, 
and the new section8,N 11, and N 30, and O 20 were filed in 
accordance with the petition on July 14, 1902. 

Other work of importance done in this district was along 
the line of Faneuil street, from Oak square to Market street, 
and on the territoiy lying southeasterly. The principal 
feature of the work being proposed widening of Faneuil 
street from 60 feet, as filed, to 70 feet ; the important feature 
of the improvements being the extension of Faneuil street at 
that width from a point where Parsons street extended will 
meet Faneuil street, in a'direct line to Market street, thereby 
avoiding an abrupt connection at a bad grade. 

Under authority of chapter 210 of the Acts of the Legis- 
lature of 1898, but one hearing was held and that on April 
14, 1902, and was on territory shown on O 28 and O 29, and 
was in relation to the widening and relocation of Faneuil 
street. The plans showing these changes have not yet been 
filed. 

The following is a statement of the wort done during the 
year: 
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Plan from actual survey of one section, O 15 ; size, 5 feet 
by 5 feeb; scale, ji^. Completed. 

Plan from actual suj-vey of oue section, O 26 ; size, 5 feet 
by 5 feet ; scale, jlj. Completed. 

Plan from actual survey of one section, O 24 ; size, 5 feet 
by 5 feet ; scale, jj-jf. In progress. 

Plan from actual survey of one section, O 8 j size, 5 feet 
by 6 feet ; scale, j^^j. In progress. 

Plan from actual survey of two sections, O 4 and 0-5; 
size, 9 feet by 5 feet ; scale, 5^-5. In progress. 

Plan from actual survey of two sections, O 6 and O 7 ; 
size, 9 feet by 5 feet ; scale, ^i-^. In progress. 

Plan from actual survey of two sections, N 10 and O 1 ; 
size, 9 feet by 5 feet ; scale, j^^. In progress. 

In connection with the plans enumerated above, the fol- 
lowing work has been done : 

Number of titles looked up 596 

Number of conveyances copied ..... 460 
Number of plans copied from Suffolk and Norfolk 

Registries and elsewhere 75 

Plan 10. 

Work was carried on in the spring and early summer on 
territory just east of the West Roxbury Branch Railroad 
and adjacent to Brandon street and Belgrade avenue, the 
widening of which were the principal features of the work, 
the proposition being to widen these two streets to 70 
feet for the entire combined length, beginning at the junc- 
tion of Roberts street and Corinth street; a 30-foot 
widening was shown upon the easterly side of Brandon 
street luid continued to Dudley avenue ; here Belgrade 
avenue begins, and the widening was continued upon it on 
tlie same side of the street, as far as Malcolm street. From 
here, an extension at the full width, 70 feet, is shown 
over private land to Anawan avenue. The a^regate length 
of the improvement on these two streets is nearly one mile. 

Some of the sections embracing these two streets, having 
been previously filed, it became necessary that surveys 
should be made for the preparation of plans showing this 
proposed improvement. Much of the territory, however, 
lies in a district which had been practically untouched by 
any development under the act, and the work there was con- 
sequently of considerable magnitude, and in the fixing of 
lines of the streets and revisions of the grade kept several 
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i employed a number of months. Other work under 
this plan was carried on in the vicinity of Hyde Paik 
avenue, which, in connection with that in Plan 12, was quite 
extensive. 

The following la a statement of the work done during the 
year: 

Plan from actual survey of two sections, Y 69 and Y 70; 
size, 9 feet by 5 feet; scale, ^^j. In progress. 

In connection with the plana enumerated above, the follow- 
ing work has been done : 

Number of titles looked up . , • . . . 376 

Number of conveyances copied .... 304 
Number of plana eopi_ed from Suffolk and Norfolk 

Registries and elsewhere ..... 52 

Plan 11. 

The principal work on tliia plan was in connection with an 
improvement over a mile in lengtb, which consisted of a 
proposed widening of Centre street from the 80-foot line, as 
shown on the plans which had been previously filed, to a 
width of 100 feet, from South street, near the Arboretum, to 
Spring street. 

Beginning at a point where the street leaves South street, 
at the corner of Church street, the widening is shown on the 
northerly side of the street, and continues on this side as far 
as the West Roxbury Parkway, where it divides, either aide 
of the street contributing about equally until Willow street 
is reached; from Willow street to Maple street the widening 
is made practically entirely upon the southeasterly side, and 
here is the greatest amount designed to be taken, its maxi- 
mum width at a single point being about 55 feet; but it 
converges both northeasterly and southwesterly from this 
point, so that the average is probably about 40 feet. From 
Maple street aa far as La Grange street the widening is 
shared by either side about equally ; from La Grange street 
to Spring street the widening is made principally upon the 
northwesterly side of the street. 

Parties were also detailed upon other territory on this 
plan, located upon or near the Newton boundary line, in the 
extreme southwestern limits of the city, bordering Iwgely 
upon Baker street, near the St. Joseph Cemetery. Baker 
street is here shown, as in sections previously filed, with a 
proposed widening to 80 feet, with the design of eventually 
making it an important through way from Hyde Park to 
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Newton. From Baker street, near the grounds of the 
Martin Luther Home, departs a 40-foot street, running south- 
easterly over and including the right of w&y of the Brook- 
line Water Works; from this street departs another 40-foot 
street (No. 2031), which is designed to continue in a south- 
westerly direction parallel witli and about 200 feet from 
Baker street. 

Another detail was employed in perfecting surveys pre- 
viously begun in the territory near the Parental School and 
near Charles river, along the 80-foot boulevard, spoken of 
in previous reports, adjoining the proposed Metropolitan 
Park Reservation. 

Two hearings were held duriug the year under authority 
of chapter 210 of the Acta of the Legislature of 1898, on 
March 28, 1902, and June 13, 1902. 

The hearing held on March 28 was on territory shown on 
Sections Y 28, Y 29. Y 30, Y 31, Z 40, Z 41, Z 42, Z 56, 
Z 57, Z 58, Z 59, Z 60, Z 64, Z 65, Z 66. Z 76, Z 86, Z. 87, 
Z 94 and Z 95, and was in relation to the widening of Centre 
street fram South street to Spring street, from 80 feet, as 
shown on the plans filed, to 100 feet in width. The plans 
showing these changes have not yet been filed. 

The hearing held on June 13 was on territory shown on 
Section Z 75, and was in relation to the elimination of Street 
No. 1578 and the introduction of a new street about 25 feet 
width, about 40 feet north of and parallel with it, from 
Pleasant street to Jordan-street extension (Street No. 1199). 
The plan showing these changes has not yet been filed. 

The following is a statement of the work done during the 
year: 

Plan from actual survey of one section, Z 50; size, 5 feet 
by 5 feet; scale, jJ^. Completed. 

Plan from actual survey of one section, Z 91 ; size, 5 feet 
by 5 feet; scale, jj^. Completed. 

Plan 12. 

Quite extensive operations were carried on during the 
year on this plan, both in the vicinity of Hyde Park avenue 
and on the territory lying immediately wtst of Mt. Hope 
Cemetery, the principal part of it, however, being along 
the line of the former, which is practically a mile in length. 
The improvement shown in relation to this avenue consists 
fif a proposed widening of 30 feet, starting at Walk Hill 
street, near Washington street, upon the westerly side of t^e 
avenue, and continuing as far as Patten street, where thfi 



^AlOglc 



Street Layisg-Out Department. 25 

widening is shown upon either side as far aa Eldridge road ; 
from here it continues again entirely upon the westerly side 
to Mt. Hope Btreet, where the widening is shifted to the 
easterly side of the avenue, and it bo continues nearly to 
Aehland street; before reaching the latter, however, the 
widening is again divided for a very short distance j after 
reaching Ashland street the widening is shown entirely on 
the westerly side, to the end, at the boundary line between 
the City of Boston and the town of Hyde Park, where the 
proper connections are made to meet the improvements already 
made with the limits of that town. 

One hearing in connection with Plan 5 was held during 
the year, under authority of chapter 210 of the Acts of the 
Legislature of 1898, on June 13, 1902, and was on territory 
shown on Sections X 34, X 48, X 52, X 53, X 69, X 70, 
X 71, X 90, Y 80, Y 81, Y 82, Y 98, Y 99, Y 100 Dd 2, and 
was in relation to a proposed widening of Harvard street to 
60 feet, from Blue Hill avenue to the boundary line 
between Boston and Hyde Park. The plans showing these 
changes have not yet been filed. 

The following is a statement of the work done during the 
year: 

Plan from actual survey of two sections, Y 63 and Y 78 ; 
size, 9 feet by 5 feet, scale, ^^^. In progress. 

Plan from actual survey of three sections, Y 64, Y 77, and 

Y 84; size, 13 feet by 5 feet; scale, ^^. In progress. ' 
Plan from actual survey of one section, Y 85 ; size, 5 feet 

by 5 feet ; scale, g^^. In progress. 

Plan from actual survey of one section, Y 97 ; size, 6 feet 
by 5 feet ; scale, j^. In progress. 

Plan from actual survey of thiee sections, Y 80, Y 81 and 

Y 100; size, 13 feet by 5 feet; scale, jjj. In progress. 
Plan from actual survey of two sections, Y 82 and Y 99 ; 

size, 9 feet by 5 feet; scale, gjj. In progress. 

In connection with the plans enumei'ated above the fol- 
lowing work has been done : 

Number of titles looked up 135 

Number of conveyances copied 86 

Number of plans copied from Suffolk and Norfolk 

Registries and elsewhere 5 

Plan 13. 
The amount of work done under this plan during the year 
was small, but one party being detailed here for outdoor 
work during the summer. 
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The work laid out was principally in the vicinity of Centre 
street, near Lakeville place, and extended from the latter 
street northerly to Lochstead avenue and southerly to Pond 
street Centre street, as has been stated in previous reports, 
is provided with a widening to 80 feet. Lakeville place is 
provided with a widening on eithei* side, making it 40 feet in 
all, and with an extension of it to that width to Jamaicaway. 
From Centre street, opposite Parley avenue, a 40-foot street 
(No. 1539) is located about midway between Pond street 
and Lakeville place; the street is designed to coincide with 
the rear line of the deep lots fronting on Pond street, which 
will enable the owners to develop them in that direction. 
Street No. 1346, extending from a section previously filed 
(S 44), is continued to connect with Lakeville place, while 
aboTit midway between the latter and Lochstead avenue is 
projected Street No. 1507, a 40-foot way to Centre street. 
Nearly opposite Lochstead avenue, Street No. 1521 leaves 
Centi'e sti-eet at a width of 40 feet, and continues in a north- 
easterly direction for about 600 feet, when it makes a sharp 
angle, changing its dire^ition to a northwesterly direction, 
and connects with Spring Park avenue at about a right angle. 

From the easterly side of Centre street, nearly opposite 
Lakeville place, a new 40-foot sti-eet is shown projected, 
designed to run southeasterly by a series of graceful curves, 
and connect with Parley avenue. 

Three hearings were given during the year under authority 
of chapter 210 of the Acts of the Legislature of 1898, on the 
following dates: April 4, 1902, June 13, 1902, and Decem- 
ber 5, 1902. 

The hearing held on April 4 was on territory shown on 
Sections S 18 and S 19, and was in relation to the relocation 
of streets No, 1348 and 1349, leading from Heath street to 
Street No. 1095 ; the lines of direction of these streets being 
clianged, the ends entering Heath street being shown as 
moved easterly about 40 feet, while the ends enteiing Street 
No. 1095 being moved easterly less than one-half that dia- 
tance. The changes were made in accordance with the 
petition, and the plans were filed July 14, 1902. 

The hearing held on June 13 was on territory shown on 
sections T 52 and T 53, and was in relation to the reloca- 
tion of the extension of Waumbeck street (Street No. 1223), 
between Walnut avenue and Crawford street. On Septem- 
ber 16, 1902, the petitioners were given leave to withdraw. 

The hearing held on December 5 was on territory shown 
on Section S 38, and was in relation to the rounding of the 
corner of South Huntington avenue and Centre street, with a 



Dni,t,:c-c C.Google 



Street Laying-Odt Department. 27 

curve of larger radius. The plan showing these changes has 
not yet been filed. 

Tlie following is a statement of the work done during the 
year : 

■ Plan from actual survey of two Bections, S 44 and S 57 ; 
size, 9 feet by 5 feet ; scale, ^^j. Completed. 

In connection with plans enumerated above the following 
■work has been done : 

Number of titles looked up 75 

Number of conveyances copied . . . . .30 
Number of plans copied from Suffolk and Norfolk Reg- 
istries and elsewhere ...... 6 

Additional Hearings. 

The following is a list of additional hearings on changes 
made, or to be made, on filed plans, under authority of chap- 
ter 210 of the Acts of the Legislature of 1898 : 

Plan 4. 

Two hearings were held during the year on this plan on 
the following dates: February 6, 1902 and June 6, 1902. 

The hearing held on February 6, was on teixitory shown 
on M 67, and was in relation to the elimination of street 
No. 234, from Huntington avenue to the Boston and Provi- ■ 
dence Railroad. 

The changes were made in accordance with the petition, 
and the plan showing these changes was filed on May 20, 
] 902. 

The hearing held on June 6 was on territory shown on 
Sections M 63 and M 68, and was in relation to the introduc- 
tion of Street No. 2032, from Street No. 85 to Street No. 184, 
and the discontinuance of street No. 85 (Jarvis street), from 
the westerly line of Street No. 2032 to Hemenway street. 
The plans showing these changes have not yet been filed. 

Plan 14. 

One hearing was held during the year under this law, 
on July 11, 1902, and was on territory shown on T 84, 
and was in relation to the extension of Vaughan court, so 
that it will intersect a proposed extension of Devon street 
east of Columbia road. The plan showing these changes 
has not yet been filed. 
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Summary of all surveying work done under chapter 323 
of the Acts of 1 891, and amendments thereto, to Feb- 
ruary 1, 1903. 

Preliminary plans completed : 

Number 14 

Numbers, 1, 2, S, 4, 5, 6, 7, 8, 9, 10, 11, 12, 13 and 14 

Area 20,621 acres 

Sizes, 11 ft. 6 in. by 8 ft. 9 in. ; 12 ft. 3 in. by 5 ft. ; 14 ft 
by 10 ft. ; 16 ft. 6 in. by 10 ft. ; 10 ft. by 8 ft ; 9 ft 1^ 
5ft; UftbylOft; 20 ft by 10ft.; 8ft 6 in.byT ft ; 
17 ft by 10 ft ; 20 ft by 10 ft ; 18 ft by 10 ft ; 16 ft 
6 in. by 10 ft., and 16 ft. 6 in. by 10 ft. ; scale, 50 ft to 
an inch, and i-g^s- 

Public streets : 

Number of streets 811 

Length . . . 1,167,631 ft = 221.14 mUes 

Private streets: 

Number of streets ■■.... 1,012 
Length .... 501,401 ft = 94.96 miles 



Number of estates 22,094 

Working plans completed : 

Number ......... 1 

Size 16 ft by 7 ft 

Scale 50 ft. to an inch 

Plans from actual survey completed : 

Number 270 

Number of sections 549 

Area of sections comprised . . . 1,205.48 acres 
Scale jIj 

Plans from actual survey completed of territoiy: 

Number ........ 6 

Number of sections comprised .... 90 

Area of sections comprised . . . 1,681.01 acres 
S<!al« tbVt 

Sectional plans completed, approved and filed : 

Number of plans 503 

Size of each 4 ft. by 4 ft 

Scale 2^Tf 
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Steeet Latinq-Odt Depaetment. 29 

Territory covered by plans : 

Area 10,048.85 acres 

Public streets : 

Number of streets 464 

Length . . . 665,700 ft. = 126.98 milea 

Area . . . 34,340,442 sq. ft. = 788.30 acres 

New streets established, private streets adopted and public 
streets proposed to be widened under chapter 323 of the 
Acts of 1891 : 

Number of streets 1,499 

Length . . 1,414,929 ft. = 267.58 mUes 
Area . . - 58,123,118 sq. ft. = 1,334.30 acres 

Totals: 

Number of streets 1,877 

Length . . 1,876,012 ft. = 355.36 miles 

Area . . . 92,362,640 sq. ft. =i 2,122.61 acres 

Percentage of area of above territory absorbed by all streets, 
old and new, 22.73%. 

Sectional plans completed, ready to file : 

Number of plans ....... 1 

Size 4 ft by 4 ft. 

Scale j^j 

Territory covered by plan : 

Area ........ 5.24 acres 

Public streets : 

Number of streets 1 

Length .... 246 ft. = 0.04 mile 

Area 39,360 sq. ft. = 0.90 acre 

New streets established, private streets adopted, and public 
streets proposed to he widened under chapter 323 of the 
Acts of 1891: 

Number of streets 3 

Length .... 932 ft. = 0.18 mile 

Area 37,008 sq ft. = 0.85 acre 

ToUls : 

Number of streets ...... 3 

Length .... 1,178 ft. = 0.22 mile 

Area 76,368 sq. ft. = 1.75 acre 
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Totals of sectional plans filed and ready to file : 

Number of plans 504 

Size of each 4 ft. by 4 ft. 

Scale 2^5 

Territory covered by plans : 

Area 10,053.59 acrea 

Public streets : 

Number of streets 465 

Length . . . 665,946 ft. = 115.48 miles 
Area . . . 34,341,374 sq. ft. = 789.20 acres 

New streets established, private streets adopted, and public 
streets proposed to be widened under chapter 323 of the 
Acts of 1891 : 
Number of streets ...... 1,502 

Length . . 1,415,861 ft. = 267.76 miles 

Area . . . 68,160,126 sq. ft. = 1,835.16 acres 

Totals : 

Number of streets 1,880 

Length . . 1,877,190 ft. = 355.58 miles 

Area . . 92,439,008 sq. ft. = 1,982.62 acres 

Percentage of area of above territory, exclusive of parks, 

rivers, etc., absorbed by all streets, old and new, 

22.73%. 

Streets located and relocated on sectional plans completed, 
approved, and filed : 
Length . . . 1,876,012 ft. = 355.36 miles 

Streets located and relocated on sectional plans completed, 
ready to file : 

Length .... 1,178 ft. = 0.22 mile 

Indes plans completed : 

Number of plans .... 2 

Size 4 ft. by 4 ft. 

Scale ^jVu and j^^ 

Grade plans of whole territories completed : 

Number of plans .... 2 

Number of sections comprised . . 25 

Area of sections comprised . . . 237.75 acres 

Scale ^^^ 



Street Laying-Out Depaetmest. 81 

Grade plans ehowing sections : 

Number of plans .... 17 

Number of sections completed . . 504 

Area of sections completed . . 10,015.30 acres 

Scale jT^Tf 

Plans and profiles showing grades completed : 

Number of streete .... 1,572 

Scale 2517 find ^, and 40 feet to an inch, and 5 feet to an 
incn. 

Revised grade and plan showing sections 
Number of plans 
Number of sections completed 
Area of sections completed 
Scale ..... 



2 

15 

226.84 acres 

Plans showing contours at every 5 feet, completed : 

Number of plans .... 6 

Number of sections comprised . . 64 

Area of sections comprised . . . 1,201.87 acres 

Scale . . .40 feet to an inch and j-^^ 

Plans showing contours at every foot, completed : 

Number of plans ...... 8 

Number of sections comprised . . . . 38 

Area of sections comprised . . . 769.21 acres 
Scale j^If 

Plans showing contours at every foot, completed : 

Number of plans 1 

Number of sections comprised .... 1 

Area of sections comprised . . . 22.96 acres 

Scale . . . . . 20 ft. to an inch 

Plans showing contours at every foot, completed : 

Number of plans 36 

Number of sections comprised . . . . 213 

Area of sections comprised . . 3,697.08 acres 

Scale 40 ft. to an inch 

Plans showing contours at every 2 feet, completed : 

Number of plans ...... 1 

Number of sections comprised .... 3 

Area of sections comprised . . . 68.87 acres 

Scale . . . . . . 40 ft. to an inch 
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Plans showing system of triangulation, with bear- 
ings and distance : 
Number of plans ...... 1 

Scale . . . • ^^Tj 

Flans showing cuts to and from triangulation points, 
completed : 

Number of plans 66 

Scale natural scale 

Plans showingcutstoand from triangulation points, 

in progress : 

Number of plans ...... 20 

Scale ....... natural scale 

Conveyances copied and titles looked up: 

Number 35,710 

Plans copied from Suffolk and Norfolk Registries : 

Number . 4,122 

Stone monuments set in districts covered by Plans 
1, 2, 3, 4, 5, 6, 7, 8, 9, 10, 11, 12, and 13 for 
use in determination of position and location 
of street lines : 
Number of monuments ..... 303 

Miscellaneous work includes tracings, estimates of areas 
by calculations, [Janimeter, etc., sketches and studies of 
different plats, etc. 
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Respectfully submitted, 

Salem D. Charles, 
Jambs A. Gallivan, 
John H. Duane, 

/Street Commiitionert. 
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